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ACTION TRSE-00 

INFO OCT-01 NEA-14 ISO-00 AID-20 CIAE-00 COME-00 EB-11 

FRB-03 INR-11 NSAE-00 RSC-01 XMB-07 OPIC-12 SP-03 

CIEP-03 LAB-06 SIL-01 OMB-01 NSC-07 SS-20 STR-08 

CEA-02 L-03 H-03 PA-04 PRS-01 USIA-15 10-14 EA-11 

DRC-01 /183W 

107847 

R 060747Z AUG 74 
FM AMEMBASSY DACCA 
TO AMEMBASSY MANILA 
INFO SECSTATE WASHDC 3889 



LIMITED OFFICIAL USE DACCA 3523 

MANIAL PASS USADB 

E.O. 11652: N/A 
TAGS: EAID, EFIN, BG 

SUBJ: STATUS REPORT - WEST ZONE POWER PROIECT 
REE: A. DACCA 3290 B. MANILA 8619 C. MANILA 7781 

1. LOCAL GE REP AND GE OFFICIALS VISITING DACCA ADVISE US THAT 
SOERALEC DUE RETUVTN DACCA AUGUST 24 EOR FINAL EVALUATION WITH 
BIDDERS. SOFRALEC RECOMMENDATION DUE BY AUGUST 30. BANGLADESH 
ACTION ON SOFRALEC RECOMMENDATION HOPED EOR BY SEPTEMBER 15. 

2. BECAUSE OE CRITICALLY TIGHT TIMING URGE USADB TO REQUEST ADB 
CABLE SOFRALEC TO MOVE UP SCHEDULE TO EULL EXTENT POSSIBLE AND 
RETBFRN DACCA ASAP. GE MAKING SIM LAR REQUEST OF BANGLADESH GOVERN- 
MENT. REES (B) AND (C) OUTLINE ARGUMENTS EOR RAPID ACTION. EYI 
SEVERAL BIDDERS RUMORED TO BE IN FAVOR OF RE-TENDER END FYI. 

3. SUGGEST USADB ALSO RECOMMEND ADB SELECT ENGINEER EOR EINAL 
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EVALUATION FROM COUNTRY WHICH DOES NOT RPT NOT HAVE INTEREST IN 
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FINAL CONTRACT AWARD. COUNTRIES WITH INTEREST IN CONTRACT AWARD 
ARE: US, UK, lAPAN, SWITZERLAND, INDIA, CANADA, AND WEST GERMANY. 
BOSTER 
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Message Attributes 



Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channei indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: ELECTRIC POWER PLANTS, PROGRAMS (PROJECTS) 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 06 AUG 1974 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: cunninfx 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974DACCA03523 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D74021 4-0030 
From: DACCA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: linki 974/newtext/t1 9740872/aaaacjke.tel 

Line Count: 64 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION TRSE 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 

Previous Classification: LIMITED OFFICIAL USE 

Previous Handling Restrictions: n/a 

Reference: A. DACCA 3290 B. MANILA 8619 C. MANI, LA 7781 

Review Action: RELEASED, APPROVED 

Review Authority: cunninfx 

Review Comment: n/a 

Review Content Flags: 

Review Date: 09 AUG 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <09-Aug-2002 by worrelsw>; APPROVED <24 FEB 2003 by cunninfx> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: STATUS REPORT - WEST ZONE POWER PROJECT 
TAGS: EAID, EFIN, BG 
To: TRSY MANILA 
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